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Message Text 



UNCLASSIFIED 

PAGE 01 STATE 223072 

71 

ORIGIN COME-OO 

INFO OCT-01 EA-11 ISO-OO SS-07 EB-11 L-03 FBO-01 RSC-01 
DRC-01 /036R 
66612 

DRAFTED BY :COM/BIC/DESIGN: ADISTEFANO/920 
11/9/73 EXT 4405 

APPROVED BY :EB/OCA/REP:LHPOMEROY 

COM/BIC/OIM/APLEONARD,RMD/IWLLOYD,CMM/238 

COM/BIC/OIM/SS/CECHAPMAN/256 

106790 

R 122205Z NOV 73 
FM SECSTATE WASHDC 
TO AMEMBASSY SEOUL 

UNCLAS STATE 223072 

E.O. 11652: N/A 
TAGS: BEXP, KS 

SUBJECT: U.S. TRADE CENTER, SEOUL 
REF: SEOUL 7489 

1. COMMERCE REPORTS IT CANNOT COMPLY WITH EMBASSY REQUEST 
TO REHABILITATE EMBASSY CAFETERIA. THIS WOULD CONSTITUTE 
IMPROVEMENTS TO EMBASSY STRUCTURE AND FALLS OUTSIDE OF 
COMMITMENT BY COMMERCE TO CONSTRUCT TRADE CENTER FOR 
EMBASSY AND REBUILD EMBASSY FACILITIES TO BE RELOCATED 

AS RESULT OF TC INSTALLATION. ORIGINAL AGREEMENT BETWEEN 
AREL AND DISTEFANO DID NOT INCLUDE CONSTRUCTION OF 
COSTLY LARGE GLASS WINDOWS AND DECORATIVE GRILL IN CAFE- 
TERIA. AGREEMENT WAS TO RELOCATE EMBASSY FACILITIES AND 
REBUILD INTERIORS IN THOSE AREAS PER FUNCTIONAL REQUIREMENTS. 
INSTALLATION OF WINDOW AND GRILL AT $2,036 EXCEEDS 
FUNCTIONAL LIMITATIONS AND SHOULD BE CONSIDERED AS AN 
IMPROVEMENT. 

2. CONSTRUCTION CONTRACT SHOULD BE SIGNED IMMEDIATELY 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 223072 

IN ORDER TO COMPLETE CONSTRUCTION IN TIME FOR MARCH 
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OPENING. FURTHER DELAY WILL CAUSE POSTPONEMENT OF 
OPENING. 

3. ADDITIONAL FUNDS FOR PROCUREMENT OFF-SHORE ITEMS 
WILL BE SENT AS SOON AS THEY BECOME AVAILABLE. RUSH 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 12 NOV 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973STATE223072 

Document Source: CORE 

Document Unique ID: 00 

Drafter: COM/BIC/DESIGN:ADISTEFANO/920 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: STATE 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19731 139/aaaabcmu.tel 

Line Count: 66 
Locator: TEXT ON-LINE 
Office: ORIGIN COME 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: SEOUL 7489 

Review Action: RELEASED, APPROVED 

Review Authority: collinpO 

Review Comment: n/a 

Review Content Flags: 

Review Date: 01 FEB 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <01 -Feb-2002 by elbezefj>; APPROVED <14 MAR 2002 by collinp0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: U.S. TRADE CENTER, SEOUL 
TAGS: BEXP, KS 
To: SEOUL 
Type: TE 
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